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Message Text 


UNCLASSIFIED 

PAGE 01 SINAI 00247 072057Z 

64 

ACTION SSM-05 

INFO OCT-01 NEA-10 ISO-OO SS-15 10-11 CIAE-00 INR-07 

NSAE-00 DODE-OO PM-04 SAB-01 L-03 IGA-02 AID-05 

ACDA-10 NSC-05 OC-05 CCO-OO /084W 

036512 

P 071535Z MAR 76 

FM USMISSION SINAI 

TO SECSTATE WASHDC PRIORITY 0143 

UNCLAS SINAI 0247 

E.O. 11652: N/A 
TAGS: PFOR, IS, EG 

SUBJECT: SSM-24 SITE REPORT PRD ENDING 2000 MARCH 7, 1976 
REF: STATE 054523 
FOR STILES, SSM 

1 . FACILITIES 

A. PERMANENT BASE STATUS: LAYOUT OF COM/OPS AND CONTRACTOR 
BUILDINGS STARTED. GRADING CONTINUES. 

B. RE PARA 2 REFTEL, PROPOSED GATES ARE ON NORTH, EAST AND 
SOUTH SIDES: THE ENTRACE IS ON THE WEST. HEAVY BOLT/LATCH 
PLUS LOCK BECAUSE GATES ARE UNATTENDED. 

2. ELECTRONICS 
NOTHING TO REPORT 

3. ADMINISTRATIVE 

A. FISCAL: NOTHING TO REPORT 

B. PERSONNEL: NOTHING TO REPORT 

C. SSM PERSONNEL MOVEMENT: MARCH 6 CHESTER ARRIVED ON SITE, 
AND KIMMEL DEPARTED FOR TEL AVIV AND STATES MARCH 7, 1976. 

4. LOGISTICS: NOTHING TO REPORT 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 SINAI 00247 072057Z 

5. MISCELLANEOUS: FORMAT 
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REFTEL PARA 1. LETTER SUBHEADINGS ARE TO EXPAND TO COVER 
MODULES, BUILDINGS ETC. PARA 2 WILL HAVE HEADINGS FOR USG 
SECURE COM, BASE COM, ETC. LOGISTICS AND SHIPMENT 
PROGRESS WILT. BE COVERED UNDER LOGISTICS, SECTION 4. 

THORNE 


UNCLASSIFIED 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: REPORTS, MONITORING FACILITIES 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 07 MAR 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976SINAI00247 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760086-0967 
From: SINAI 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760386/aaaacyba.tel 

Line Count: 66 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SSM 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 STATE 54523 
Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 31 AUG 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <31 AUG 2004 by meiwc>; APPROVED <03 DEC 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SSM-24 SITE REPORT PRD ENDING 2000 MARCH 7, 1976 
TAGS: PFOR, IS, EG, US 
To: STATE 
Type: TE 
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